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AMENDMENT OF SOLIClTATION/MODJFICATtoN OF CONTRACT t i 


i.contrachocoOe 
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3. AM£NDMEMTWlODinCATfON MO. 
MOOT . 


3. EFFECTIVE DATE 
01/31/2006 


4. RgOUlSlTIONyPURCHASE REQ. NO. 


a PROJECT NO. (tfBppH^abl^ 



6. ISSUED BY COOE 1 LMAQMIft 

OFFICE Of ACQUrSiTiOK MANAGEMENT (AAM/AQM) 
PO BOX 9)15. ROSSLYN STATION. US DEPARTMENT OF STATE 
ARLINGTON. VA UNITED STATES 222 $9 



V, AOMINlSTEReO BY (IfotharthAn {fm $1 COjDE , INLAL104S 



LOGISTICS/MAINTENANCE/ADMINISTRATIWE OIV (/NUA/L) 
103e S. Patftek Of.. ATTN: \Hl wi^WlNG 
PATRICK AFB; PL UNITED STATES 32925 



Corttaci: Hinck Murphy 



Telephone: 32t^763>S660x33t63 



a NAME AND ADDRESS OF CONTRACTOR (No^, stnat wonty, Sidf* «ncf Zip CodtJ 

DUNS No: 606401506 

OYNCORP INTERNATIONAL IIC 
' fiSOO WEST FREEWAY. $TE 600. 
FORT WORTH, TX UNfTED STATES 76116-2187 



.£QPE 1. 



lrACfUTY.CQDE tNLAL1g4; 



W\. AMENDMENT OF SOLICITATION NO. 



dS. DATED (SSSmMU) 



IDA. MODIFJCATioi^ OF CONTRACTWRDER 
NO. SAQMP OOSCjlo a 



lOB. DATED 
QS/C>g/2QQ5.. 



1 >. THIS ITEM ONLY APPLIES TO AMENDMENTS OF SOLIdTATlONS 



Q Tn« crtww ntinibarad t^lla^ion » vrnvrvWd m Mi fonn in livm 1 -i. Tr>* Noui end da I* «p«cirMd tor tacttpi of OfTt^rc [ J 1 1 am Arui«d. |^ } » not mAiwM, 

OHvr* muM ttdrnowtod^* Mooipl of »»■ «m«Adm*nt piior lo (h« hour and dtia AptcUi^^ In in« »oHc2iailon or » amended, «n« of IM fAlJdiMlt^ milhoda: 

•(«,> 6y fcftmpMm^ li«ifi« ft Mid tS. MM r«iuniina ^ cepbt o( U\a trntMmont; (k>> 6y acVcnouilMBinB xvw^ o< iMa Bm«ncUtvsnl on wen tepy ^ itVft 

submlKod: or (o) ftr sepsrvift lAJMr or Mf«0rftm which InckJdtf* b r»rdr*iiM t» Ihs BoJtciMlon and «mondm*rit pumbAim. FAIUKE OF- YOUR ApCt^OAVLCDCMErfT 
TO eg RECErt/ED AT THE PLACE DeS(GNAT£D FOR TH£ RECefPT Of OFFERS PWOft TO TMg MOOR AND DATE SP^CIFJEl? hWf RESULT 
kN REJECTION OF YOUR OFFER. V fay vviv« pf ihjt Bmtndmem you d*ftli* lo ^n9« en olfar olraa^ tui^miUvd. such Owngt may ha m^d* I«l9t2ram or 
Mtf , provided —eft tolagram »f lotlar maka» rafaran^sa to ih» 6olioiUii»»f> tnd ihto amandpnafll, and |« fomnd prior la tfw opgtitny hour and dflto «>#oin»d. 



12. ACCOUNTING AND APPROPRIATION DATA (If ruttxarotJi 
Set Une Kern DauP 



$39t&47,D0O.DO 



19. THIS FTEM ONIY APPLIES TO MODIFICATION OF CONTAACTS^OROERS. 
IT MODIFIES THE CONTRACT/OROER NO. AS 0C9CRUSEO IN ITEM 14. 



O«CK0HE 



□ 



a 



A. THIS CHANGE ORDER IS reSUEDPUWUANT TO; (SfMHy iiMhulV) THE CWNGES SET FORTH W 1X0*14 ARE MADE IN 
TKg COKTRACT ORDER NO. IN rtEM 1 0A. 



S. THE ABOVE NUMBER^ CONTRACT/ORDER IS MODIREO TO REFUECT THE ADMINOTRATIVE CHANGES (lueh m 

«H««M in p^fi^ olfico. ApproiMtellen d«p. olcj SET FORTH IN ITEM 14, PURSUANT TO THE AliTHORItY Of AUTHORITY OF FAR 410.109(b). 




C. THIS SUPPtEMCNTAt AGREEMENT IS EMTEHEO MTO PURSUANT TO AUTHORITY QP. 



D; othsr (SpBQtiy ;ypo ^rnociOcditon and outiwityi 
FAR $Z232-t6 AvatobNItyof Fundi 



E.IMPORTAMT: Conlrc«:tor 



rx" . i»f>oi. 



Is rcqu/md to sign this document tnd raturn ;^ 



ccp\ts \o tha Issuing offke. 



1 4. DESCRIPTION OF AMENDMENT/MODIFICATION (Organfzod ty UCF s$cthn haadlngs, fnch/Ong soOcifstton/bontnet subject mao^r wh»r0 f§99»t9j 
This fnodlficaHon increasw the t>zsB yoar funding &y $39,647,000,00 from $47,794,086.00 lo $67.441 .086.00. 



RELEASED IN PART 
B4 



ISA. NAME AND TITLE OF SIGNER (Type crprfnt) 


16A. NAME AND TITLE OF CONTRACTING OFFICER (Typ6 orphn^ 

e^xTtta 0, Wmiams 


I6B, CONTRACTOR/OFFEROR 


iSaOATE SIGNED 


166. Unhatf Sidles^ Art 


— 


i6C. DATE SIGNED 


f^natun ofp»rs0/i mthoniBd (o sign} 


/ (Signature oi Contracting QtffChf) 



W5H7*4W>V1S2«070 

PREVIOUS eomoN 



59^43 



RecBiveii Tise Feb. 1. 3:d3PM 

UNITED STATES DEPARTMENT OF STATE ^ TXTr^T A C C TTTTT^T^ 

REVIEW AUTHORITY: CHARLES E LAHIGUERA U iN CL.AiJiolr IJiJJ 
DATE/CASE ID: 04 JUN 2010 200800762 



UNCLASS IF IED 



Line Item 
Summary 


Oocuntent Nund)6r 
SAQMFD05Cna3-M007 


Titte . 1 
Mod 007 


7 6 


30 Jan 06 


Page 

2 of 7 . 


See Line ltem{s) 


Line Item 

Description 




Quantity Unit 


Unit Price 


Totei Cost 
(Inchides Disoountft) 



!NL/A AviaHon Support Stf/wces 



XX}2AA Contractor Operated and Maintained Base Operations i .00 LT 

Change in Funding 

^Start to End) Date 
(11/01/2005 to 10/31/2006) 

Funding MorfVialion: 

1900 - 2005 - 2007 - 19 571 1540000 - 0110 - 01 105E6009 - 

2740-4121 -01 101 40B- - - - 

USD252.973.00 

1900 - 2004- -19X1540000 - 0110 . 0110465150-2730- 

4121 

. USD252.973,00 

1900 - 2006 - 2008 - 10222 - 2076 - 2076625016 - 2705 • 2589 - 

019600- - ' - 

USD2.607.688.00 

X)02AB SchedufedFUght Hours 1.00 LT 

Change in FurKfing 

(Start to End) Date 
(11/01/200510-10/31/2006) 

pundiog fnformaHon: 

1900 - 2005 - 2007 - 19 5711540000 - 01 10 - 01 105E6009 - 

2740-4121.01101408- - . - 

05019,720.00 

1900-2004- -19X11540000-0110-0110465150-2730'- 

4121 

05019,720.00 

XX)2AC Unscheduled ISffaintenancelVlaterlai i.oo LT 

Change in Funding 

(Start to End) Oate 
(11/01/2005 to 10/31/2006) 

Funding Uiformalion: 

1900 . 2005 . 2007 - 19 571 '1540000 - 01 10 - 01.105E6009 - 

2740-4121-01101408- - - - 

USD8.743.00 

1900 - 2004- .19X11540000 - 0110 - 0110465150 - 2730- 

4121 

US08.743.00 

D003AA Contractor Operated and Maintained Base Operations 1.00 LT 

Change in Funding 

(Start to End) Date 
(11/01/2005 to 10/31/2006) 

Funding tnformation: 

1900 - 2005 - 2007 - 19 571 1540000 - 01 10 - 01 105E6010 - 
2740 - 2589 - 01101408- - - - 
i USD2.233.980.00 

1900 - 2006 - 2008 - 10222 ' 2076 . 2076625016 * 2705 - 2589 * 
019600- - - - 
USD 1,218.534.00 



UNCLASSIFIED 



UNCLASSIFIED 



Line Item 
Summary 



Document Number 

SAQMPD05CII03-MOO7 



Title 

Mod 007 



1 7 6 



30 Jan 06 



Page 

3 of? 



See Line !tem{s) 



Line Hem 

No* Description 



Quantity Unit 



Unit Price 



Total Cost 
(Includes Dtecounls) 



X)03AB 



3003AC 



X)O4A0 



3004AA 



XXMAC 



Scheduled Flight Hours 
Change in Funding 



(Start to End) Date 
niyDi;2005 to 10/31/2006) 



Funding infCMmation: 

1900 - 2005 - 2007 - 19 6711540000 - 0110 - 01105E6010 - 

2740 - 2589 - 01101408- - - - 

USD4.940,959.00 

1900 - 2006 - 2008 • 10222 - 2076 - 207662S016 - 2705 - 2589 - 

019600-.- - - 

USD2,694.706.00 

Unscheduled Maintenance Material 
Change In Funding 

(Start to End) Date 
(11/01/200510^0/31/2006) 

Funding Infornfiation: 

1 900 - 2005 ' 2007 - 1 9 57 1 1 640000 - 01 1 0 - 0 1 1 0See0 1 0 - 
2740 - 2589 '01 101408* - ■ - 
USD1 .71 8.854,00 

1 900 - 2006 - 2008 - 1 0222 - 2076 - 207662501 6 • 2705 ' 2589 - 

019600- • - » 

USD468,778.00 

Contractor Operated and IVIaintained Basa Operations 
Citange in Funding 

(Start to End) Date 
(11/01/2005 to 10/31/2006) 

Fundfng rnformatbn: 

1 900 - 2005 - 2007 - 1 9 571 1 640000 - 0 1 1 0 - 01 1 0565054 - 

2730 - 4121-01101306- - - • 

USD4.587.450.00 

Scheduled Flight Hours 
Change In Funding 

(Start to End) Date 
(1 1/01/2005 to 10O1/2006) 

Funding inrormatibn: 

1900 - 2005 - 2007.19 5711540000 * 0110 - 0110665054* 

2730-4121-01101306 

USD8.594,617.00 

Unscheduled Maintenance l\4ateV(al 
Change in Funding 

(Start to End) Date 
(11/01/2005 to 10/31/2006) 

Funding Information: 

1900 - 2005 - 2007 - 19 571 1540000 - 0110 - 0110565054 - 

2730-4121 -01101306- • - - 

USD2.378,319.0O 



roo 



LT 



1,00 



1.00 



1.0O 



1.00 



LT 



LT 



l-T 



LT 



UNCLASSIFIED 



UNCLASSIFIED 



Line Item 


Document Numljer 


TUIc 1 


7 6 . 




Page 


Summary 


SAQMi*O05Cll03-M(Xn 


Moci007 




30 Jim 06 


4 of? 


See Line Item(s) 


□ne Item 








Total Cost 


Description 




Quantity Unit. 


Unit Price 


(Includes Discounts) 



XXMAE 



D005AA 



3005AB 



D006AA 



D006AB 



COLAR Nationalizatkm'Traintn^ 
Change in Funding 

(Start to End) Date 

(11/01/2005 to l(V31/2006} 

Funding Information: 

1900 - 2005 - 2007-195711540000-0110-0110565054- 

2730 - 4121 -01101306- - - t 

080669.961.00 

1900 - 2004- -19X11540000 - 0110 - 0110465151 -2730- 

4121 

US0492,534.00 

Contractor Opei^ted and Maintained Sase Operations 
Change In Fundjng 

(Start to End) Date 

(11/01/2005 to 10^1/2006) 

Funding InCormatiw. 

1 900 - 2006 - 2006 - 1 0222 - 2076 - 20766:^1 6 - 2705 - 25M - 

019600- - - - 

USD490,0O8.O0 

Scheduled Flight Hours 
Change In Funding 

(Start to End) Date 
{11/01/200510 10O1/2006) 

Funding tnfomiatton: 

1900 - 2006 - 2008-10222 - 2076 - 2076625016 - 2705 - 2589- 

019600- ' . - 

USD.15,918.00 

Unscheduled Maintenance Material 
Change in Funding 

(Start to End) Date 
(11/01/2005 to 10/31/2006) 

Funding Information; 

1900 - 2006 - 2008-10222 - 2076 - 2076625016 - 2705 - 2589. 

019600- - - - 

USD179,138.00 

Contractor Operated and Maintained Base Operations 
Change in Funding. 

(Start to End) Date 
(1 1/01/2005 to tOai/2006) 

.Funding InlcKmation: 

1 900 - 2006 < 2008 - 1 0222 - 2076 - 207662501 6 - 2705 - 2589 - 
019600- - - - 
1/SD881, 034.00 

Scheduled Flight Hours 
Change In Funding 

(Start to End) Date 
(11/01/200510 10/31/2006) 

Funding Informatton: 

1900 - 2006 - 2008-10222 - 2076 - 2076625016 - 2705 - 2589- 
019600- - • - 
US01 98,39200 



1.00 



1.00 



1.00 



1.00 



1.00 



1.0O 



IT 



LT 



LT 



IT 



IT 
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Line Item 


Document Nunrtber 


Trtle , . 1 


7 6 




Page 


Summary 


S AQMPW5C I ] 03-MiX)7 


Mod 007 




30 Jan 06 
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See Line Item(s) 


Lfne Hem 








Total Cost 


No* Description 




Quantity, Umt 


Unrt Price 


(Inchidea Discounts) 



3006AC 


Unscheduled Maintenance Material 


1.00 


UT 




Change In Funding 








(Start to End) Date 








(11/01/2005to1<V3t/2006) 








Funding Iriformation; 








1900 • 2006 - 2008 - 10222 - 2076 - 2076525016 - 2705 - 2589 - 








019600- - - - 








USD1 99,362.00 






[)007AA 


Contractor Operated and Maintained Base Operations 


1-00 . 


LT 




Change in Funding 








(Start to End) Date 








(11/01/20051010/31/2006) 








pLincfinn fnformalidn: 








1 900 - 2004 - 2006 - 1 911 461 0220002 - 0462 - 0462402B4S ■ 








2722-4121-04621702. - - - 








USD869.73V00 






XXI7A8 


Scheduled Fl^ht Hours 


1.00 


LT 




Change \n Funding 








(Start to End) Date 








(1 1 /01/2005 to 1 (V31/2006) 








FunfKng fnformation: 








1900 * 2004 - 2006 - 19114610220002 - 0462 - 0462402&45 ' 








2722-4121-04621702- - - • 








USD50,620.00 






X)Q7AC 


Unscheduled Maintenance Material 


1.00 


LT 


Change in Funding 








(Start to End) Date 








(11/01/2005to 10^1/2006) • 








Fxmdtng Infofmation: 








1900 - 2004 • 2006 - 191 1 461 0220002 - 0462 - 04624QZB45 - 
















USD21 1,284.00 






3008 


Super Huey Retrofit Program 


1.00 


LT 




Change in Extended Description. Unit of Issue, Quantity, 








Funding. Unit Price 








Funding Provided for movement of aircraft and supptres, TOY 








costs/ etc. Authorized via Technical Directives. 








(Start to End) Date 








(11/01/2005 to 10^1/2006) 








Funding (nCormation: 








1 900 - 2006 - 2008 - 10222 - 2076 - 2076625016 - 2705 - 2589 - 








019600- - - - 








USD 100.000.00 







UNCLASSIFIED 
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Line Item 
Summary 


Dotumenl Number 
SAQMPD(J5C1103-M(K)7 


Trtie 1 
Mod 007 


7 e 


30 Jan 06 


Page 

6 of? 


See Line ltem{s) 


Line Item 

Description 




Quantity Unit 


Unit Price 


Total Cost 
(Incfiid6& Discounts) 



X}13 



X}10 



3014 



OV10D SLEP W Program 

Change in Extended Description^ Unit of Issue. Quantity, 
Funding, Un'rt Price 

Funding Provided for movement of aircraft and supplies, TOY 
co^Sp etc. Authorized via Technical Directives. 



(Start to End) Date 
(11/01/2005 to 10/31^2006) 

Funding Information: 

1 900 - 2006 - 2008 - 1 0222 - 2076 - 207662501 6 - 2705 - ^9 . 
019600- . - - 
USD1 00,000.00 

UH1N Retrofit Program 

Change in Extended Description, Unit of Issue, Quanttty, 
Funding, Unit Price 

Funding Provided for movemenl of aircraft and supp/ies, TDY 
costs, etc. Authorized via TechnicaJ Directives. 

(Stanio End) Date 
(11/01/200510 10^1/2006) 

Funding Inrormatton: 

1900 • 2006 - 2008 - 10222 ' 2076 . 2076625016 • 2705 - 2589 - 

019600- - - - 

USDIOO.OOO.OO 

Defense Base Act insurance 
Change in Funding 

(Start to End) Date 
(11/01/2005 to 1CV31/2006) 

Fiincfing infotrnafiuii: 

1900-2005-2007-19571 1540000-0110-01 105E6011 - 

2740-4121 

USD276,532.00 

1900 - 2006 - 2008-10222 - 2076 - 2076625016-2705 - 2589- 

019500 

USD191 .450.00 

1900 - 2004 - - 19 X1 1540000 - 01 10 - 01 10465152 - 2730- 

4121 

USD829,597.00 

Thtrd-Party Aviation Liability Insurance 
Change in Funding 

(Start to End) Date 
(11/01/200510 10^1/2006) 

Funding trtformalion: 

1900 - 2005 - 2007 - 19 571 1540000 - 01 10 - 01 105E6012- 

2740 - 4121-01101408- - - - 

USD109,552.00 

1900 - 2004- * 19 XI 1540000 - 01 10 - 01 10465153 - 2730- 

4121 

USD1 09,553.00 



l.t» 



1.00 



t.00 



1.00 



LT 



LT 



LT 



LT 



UNCLASSIFIED 



UNCLASSIFIED 



Line Item 
Summary 



Document Number 
SAQMPD05CU03-M007 



Title 

Mod 007 



30 Jan 06 



Page 

7 of? 



See Line ttem(s) 



Line Item 

No. Description 



Quantity Unit 



Umt Price 



Total Cost 
(Includes Discounts) 



3016 



X)17 



3018 



3020 



Colombia EracilcaUon Scheduled Maintenance Material - Major 

Components 

Change in Funding 

(Start to End) Date 
{11/01/2005 to 10/31/2006) 

Funding Informstion: 

1 900 . 2006 - 2008 - 1 0222 - 2076 - 207662S01 6 * 2705 - 2589 * 

019800. - - - 

tJSD299,668.00 

Plan Colombia Scheduled Maintenance Material - Major 

Compof>enls 

Change In Funding 

(Start to End) Date 
(11/01/2005 to 1^31/2006) 

Funding Information; 

1900 - 2004- .19X11540000-0110-0110465154-2730- 

4121 

USD766,860.00 

Peru Scheduled Maintenance Material - Major Con^ponents 
Change in Funding 

(Start to End) Date 
(11/01/2005tol(V3l/2006) 

Funding Information: 

1900 - 2006-2008-10222-2076 . 2076625016-2705.2589- 
019600- - . - 

USD266.960,00 . * 

Palcistan Scheduled Maintenance Material - Major Components 
Change in Funding 

(Start to £nd) Date 
(11/01/2006 to 10101/2006) 

Funding Information: 

1900 - 2004 - 2006 - 19114610220002 .0462 -0462402B45 - 

2722 - 4121 -04621702- - - - 

USD23.685,00 

INUA Avid^n Support Services 



1.00 



1.00 



1.00 



1.00 



LT 



LT 



LT 



LT 



Previous Tbtal: 
Modification Total: 

Grand Total: 
(tndudes Discounts & Taxes) 



USD 

USD 
USD 



54.146,790.00 

39,647.000.00 
93,793.790.00 



UNCLASSIFIED 



